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CONFIDENTIAL BANGKOK 20026 

CNO FOR OFFICE OP NAVAL MATERIEL 
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TAGS: MILI.TH 

SUBJ: GERSON AND SONS CLAIM, CONTRACT NO.63008-72-0032, DOI 
INTHANON ACCESS ROAD 

REF: A) BANGKOK 18999 (DTG 30I2I IZ JUN 76) 

B) PACNAVFACENGOM (DTG I02357Z JUL 76) 

1 . MICHAEL GERSON CONTACTED DCM JULY 14 TO ASK WHEHTER 
THERE WERE ANY DEVELOPMENTS CONCERNING HIS PIRM'S CLAIM ON 
DOI INTHANON ACCESS ROAD. DCM NOTED THAT WE HAD RECEIVED 
INTERIM REPLY (REP B). GERSON EXPLAINED THAT NON-SETTLE- 
MENT OP CLAIM WAS CAUSING VERY SERIOUS FINANCIAL PROBLEMS 
POR HIS PIRM AND PLEADED THAT CLAIM BE HANDLED AS EXPEDITIOUSLY 
AS POSSIBLE. 

2. EMBASSY CONCURS THAT GERSON AND SONS ARE HAVING SERIOUS 
PROBLEMS WHICH THREATEN TO BECOME A PUBLIC RELATIONS ISSUE 
POR US VERY SOON, AS WELL. IN VIEW OP CURRENT OSD-STATE 
DISCUSSIONS ON THE CLAIM UNDERWAY, EMBASSY CONSIDERS IT 
VERY IMPORTANT TO RECEIVE INDICATION WHEN APPROVAL OP 
CLAIM CAN BE EXPECTED. PLEASE ADVISE. 
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